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STATEMENT OF WORK 
DATA CONVERSION EQUIPMENT 


The Contractor proposes to provide the necexsary engineering, 
labor, facilities, and material to perform the following work: 


l. Develop, design, fabricate and test one (1) 
deliverable prototype of euch of the following 
equipments as described in the accormpinying 
Technical Exhibit: 


a, Time-Coder Equipment 
b&. Separator Equipment 
¢. Analyser Equipment 


2. Prepsre twelve (12) coples each of an instruction 
manual for each of the equipments contained in 
Item 1, Each manual shall contain theory of 
operation, operating instructions, maintenance data, 
parts lets, and schematics. 


3. Provide twelve (12) copies of monthly progress letters 
during the Hfe of the program. 
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